JOHN A.WILSON, 

Civil Engineer 
JOS.M.WILSON, 

Civil Engmeer& Archt 
FRED. G.THORN, 

Architect. 
HENRY W.WILSON, 

Civil Engineer. 
CHARLES G.DARRACH, 


/ 


Civil & Hydraulic Engineer, 


HENRY A.MACOMB, 
Architect. 
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H. GO. Hickok, Esq., 


Acting Supte, U. S. Mint. 


Dear Sir: 


We are in receipt of a letter from Mr; Charles 


McCaul in which he states that he has made an application to you 


for the amount of money on Monthly Estimate No. 3, dated July 


- 


28th, and states that he was informed at your office that the 


vouchers were not there, and that our Mr. Darrach had taken them 


AW2y e 


This is evidently an error. We sent the vouchers to 


you last month, and have not seen them sinces 


That there may be no hitch in the matter, enclosed please 


find duplicate estimates in duplicate to replace those which 


were sent you. 


Very respectfully, 


Bete A4t $Ke 
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Wilson Brothers & Co. 

Civil Engineers and Architects 
Philadelphia, Pa. 

August 20, 1887 


H.C. Hickok, Esq., 
Acting Supt., U.S. Mint. 


Dear Sir: 


We are in receipt of a letter from Mr. Charles McCaul in which he states that he has made 
an application to you for the amount of money on Monthly Estimate No. 3, dated July 29th, and 
states that he was informed at your office that the vouchers were not there, and that our Mr. 
Darrach had taken them away. This is evidently an error. We sent the vouchers to you last 
month, and have not seen them since. 


That there may be no hitch in the matter, enclosed please find duplicate estimates in 
duplicate to replace those which were sent you. 


Very respectfully, 
Wilson Bro. & Co. 


